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I, Imaging Satellite Receiving Facility /Operatioas Macility 


Initiate System Definition Phase - Select three 
or four contract: rs | 
Delivery of EOI sy: tem configus ation design 
peleeccy at acne satellite and Se ive 
facility /operaticus facility configuration design 
| Seieet two Sentwaciees for Gsmipstitive Design 
| Phase 3 : 
u Delivery of proposal for Gnaeing catellite /receis ing 
| facility joperations facility including detailed 
design, schedule, cost anti, and manageinent 
o- he 
plan. 3 
Sele }tion of imagin, satellite /receiving facility/ 
operations facili’y contractor i 


Imaging satellite PDR 


Receiving facility and operations facility PDR 
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Delivery of breadboard array to IPL 


Delivery of first ten chip prototype to IPL 
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2.. Transducers (TRW...Westinghouse) oo 


February i 


April 197y | Ht 


July 1970 
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March 197 1} + 


June 1971 


June 1971 


December 1] 


May 1970 
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|. 3s. Digital Tape Recorder ane te i 
_ 3 : : : Be a ee ” ; ; . : de ae 
/ . . Selection of data ccnditioning techniques May 1970 | Aa 
| Completion of demonstration breadboard Septesnber 1971 i 
Completion of bicadboard test program January 197) 
| 6. Power/Tubée 
: Initiate reliability t:sting . Noverter 1969) 
a ' Complete fabyvicaticn of breadboard April 1970 
: ! Complete breadboard subsystem test July 1970 
| | Completion of design requirements document January 1970 
--.:Inititate development of jlong-lead time | _ February 1970. |: 
eek: TONE Oi ea caael araees . a _— 
components | : | 


. ' oa “Initiate System Tsfiuition Phase. for relay | art July 1970 


bat a weer | 
: | satellite ; ' : | a 
} | » Delive ry of proposal for belay satellite | 7 oe duly. 1971 
| Select reliy satellite contractor’ 3 ~| | October 1197 i . : i 
' Relay satetite PDR, a i. 7 : | ae | : | : pecenbes 1971 | 
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